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4: Deputy Birector (Plans) 
: Agting Chief, DFD 
: CXCART Status se of 2) February 1960 


@. (a) 2.9. system: 


Thia is 8 asolved. have revised cost estimate 
from original test 25X1 


eae accurate as Mi system but twice size and weight; 
[_ |as one thi: @ae accurate and 30% heavier than Mi system. 
LAC have been asked to get price quote from deepite their 25X1 


a ce for MI since MI price is still well above : imi: estimates 


Arytoptlot and stabili ntation: 


Yunis is lower in price than expected by 1&0. By draving heavily on 
Fiol APCS the development charges have been reduced. Price for deve ont 
wax production of 12 units is estimated at just under 
yer month during initial field tests. LAC insists on Linear system 
than adaptive for the reason that the adaptive system is constantly 
"sdapting". ‘hey have not indicated that the amplitudes and periods of 
theca excursions have been calculated to see if they are in fact too large 
for camera stability requirements. Although Mi have an adaptive system in 
flight test there is mch more experience in linsar systems. the linear 
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system requires estimates of aircraft stability derivatives to allow 
taitial design of the system. These estimates are verified later by wind 
tunnel teste and etill later in flight teste. If initial estimates atd/or 
w/t date ere in serious error with flight test results costly and untimely 
yeiesion is necessary. 


Im this design this is a danger since the supersonic aeroelastic 
problems ae compounded by the thermoelastic severity. However, MI claim 
they can produce successfully on time. 


3- 3250 engine: 
@agine development is technically healthy but afflicted with a few edmin- 


pive Baccllii. The fuel edditive experiments are estimated to cost about 
next July, when the syatem should be definable. 


P& W bad planned cn a syetem with many redundant control over many variables. 


believes a Mlow control sensitive to gas temp. is the only contra 
. F& W ave reviewing LAG estimates of AB optimization points and hope 
te produce a fractional percer s better afc, Puel developments indicate we 
can count on 19,000 - 19,100 BIU/1b. 


P & W have « few other fractional percentages better performance in the 
sleeve as insurance not yet disclosed to LAC. 


The extent of activity at W. Palm Beach is causing speculation and drawing 
attention. The J-55 cover application ia wearing thin with declining AP 
interest in B-58&€. 


4. Camere 


WS bave retuoed their estinate to| mas EK propose 21" 
FL ané PE 18" but they have been urged ¢ For an increase. 


Jim Beker is reluctant to comment comparatively but BK have discussed 
their proposal with Din Land and he may be leas reticent. This decision seeus 
to reduce to the desirability of carrying EK further as a fall back in the 
unhappy event the PE become plagued with "0" camera type difficulties. 


5. An1L2 epec: 


Latest performance estimates agree with data given by LAC 21/22 Jan. our 
estimates differ in detail (e.g. auount of fuel used in climb} but not in over- 
@il mititude distance profile without taking account of reduced gravitational 
attraction at altitude and centrifugal lift. The thinnest point is fuel 
reserve at second refuelling. ‘here is no margin for a mistake here. 
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6. BOB query: 


Me. Macy questioned our right to proceed without further White House 
reviev. Mr. fulles' letter to BOB, being circulated for coordination, assures 
Mr. Macy thet no further review at that level vas needed... 


7. Convair cloge-out: 
Zo what extent if any should any Convair people be knowledgeable? 
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Copy 1 - Addressee w/atts. 
2 - AC/DPD w/o atts. 
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